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BILL NO. S-85-09 OS 
) T — 
SPECIAL ORDINANCE NO. S- 179: FS 

AN ORDINANCE approving Contract for 
Res. #75-36-10, Corline-Monteray 
Neighborhood Improvement Project, by 
the City of Fort Wayne by and through 
its Board of Public Works and Safety 
and” John “‘Dehner,) Ince -Ttor the, construction 
of storm sewers, sanitary sewers, streets, 


street lights and sidewalks for the Corline- 
Monteray Project. 


NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. The contract by and between the City of 
Fort Wayne by and through its Board of Public Works and Safety 
and John Dehner,;* Inc.., for the construction of storm sewers, 
sanitary sewers, streets, street lights and sidewalks necessary 
to improve Corline-Monteray Neighborhood Improvement Project 
is hereby approved and ratified in all respects. The contract 
amount is Seven Hundred Forty-Eight Thousand Nine Hundred 
Nine and 18/100 Dollars ($748,909.18). The contract agreement 
is attached hereto as a part hereof. 

SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 


approval by the Mayor. 
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APPROVED AS TO FORM 





Bruce O. City Attorney 
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SANDRA E. KENNEDY, CITY CLERK 


Passed and adopted by the Common Council of the City of Fort 


Wayne, Indiana, as (A 1 TATION) a, Hee 
(SPECIAL) (ZONING MAP) ORDINANCE NO. a ee 


ee ae 
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SANDRA E. KENNEDY, CITY CLERK 








SANDRA E. KENNEDY, CITY CLERK 


Approved and signed by me this /u# day of Othe p 
A 
19 LS , at the hour of ee o'*cilóc x MAA 


WIN MOSES, JR., MAYOR 
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"CORLINE-MONTEREY NEIGHBORHOOD PACKAGE IMPROVEMENT PROJECT" 2 
Resolution 75-36-10 Elva laz 


oa 


RESOLVED by the Board of Public Works & Safety of the City of Fort Wayne, that 
it is deemed necessary to improve the Corline-Monterey area by the construction 
of storm sewers, sanitary sewers, streets, street lights and sidewalks in the 
following described area: 


Bounded on the South by the Southerly right-of-way line of Lower Huntington 
Road; on the East by the East line of Lots #26 through #30 of Pfister's 
Addition, Section "C" extended Southwest to said Southerly right-of-way 
and Northeast to the South line of Lot #32 Pfister's Addition, Section 
"D"; thence Southeast on and along said South line of Lot #32 to the West 
right-of-way line of Premiere Drive; thence Northwest on and along said 
West right-of-way line to the North line of Lot #211 Lake Shores Addition, 
Section 3; thence Northwest on and along said North line Lot #211 to the 
East line of Lot #222 Lake Shores Section 3; thence Northeast on and along 
said East line to the North line of said Lot #222; thence Northwest on 
and along said North line Lot #222 and the North line of Lot #221 to 
the East line of Pfister's Addition Section "A"; thence Northeast on and 
along said East line to the South right-of-way line of Ardis Street; thence 
Northwest on and along said Southerly right-of-way line to the East 
right-of-way line of Monterey Drive; thence Northeast on and along said 
East right-of-way line to the South right-of-way line of Lakewood Drive; 
thence Southwest on and along said south right-of-way line to the East 
line of Lot #44 Lake Shores Extended Section II; thence Southwest on 
and along said East line Lot #44 to the South line of Lake Shores Extended 
Section II; bounded on the North by said South line Lake Shores Extended 
Section II extended Northwest to its intersection with the West line of 
- Arburn Place Addition extended Northeast; bounded on the West by said 
West line Arburn Place Addition extended Southwest to the South right-of-way 
line of Lower Huntington Road. 


SANITARY SEWERS: 


The construction of a main sanitary sewer which from its size and character 
is not only intended and adapted for use by property holders, whose property 
abuts the line of said sewer but is also intended and adapted for receiving 
sewage from collateral drains already constructed or which hereafter may be 
constructed, be and the same is hereby ordered in and along the following 


described sewer line: 


Main Line: Beginning at an existing manhole 190+ LF North and 5454+ LF 
West of the centerline intersecton of Corline and Eileen Streets; thence 
East 555+ LF to a proposed manhole; thence North 202+ LF to a proposed 
manhole; thence East 480+ LF to a proposed manhole; thence South 788+ 
LF to a propsoed manhole; thence East 128+ LF terminating at a proposed 
cleanout 230+ LF North and 150+ LF East of the centerline intersection 
of Lower Huntington Road and Monterey Drive. 


LATERAL #1 


Beginning at a proposed manhole 230+ LF North and 234 LF East of the 
centerline intersection of Lower Huntington Road and Monterey Drive; thence 
West 340+ LF to a proposed manhole; thence Southwesterly 10+ LF terminating 
at a proposed cleanout 220+ LF North and 150+ LF East of the centerline 
intersection of Lower Huntington Road and Corline Street. 


LATERAL #1-A 


Beginning at a proposed manhole 2304 LF and 150+.LF East of the centerline 
intersection of Lower Huntington Road and Corline Street; thence 
Northeasterly 75+ LF terminating at a cleanout. 305+ LF North and 165+ 
LF East of the centerline intersection of Lower Huntington Road and Corline 
Street. 


— 


y 


'" LATERAL #2 


Beginning at an existing manhole 205+ LF South and 545+ LF West of the 
centerline intersection of Corline Street and Eileen Street; thence East 
555+ LF to a proposed manhole; thence North 275+ LF. 


Said sewers shall be 8" in diameter. 
STORM SEWERS: 


The construction of main storm sewers, which from their size and character 
is not only intended and adapted for use by property holders, whose property 
abuts the line of said sewer, but is also intended and adapted for receiving 
drainage from collateral drains already constructed or which hereafter 
may be constructed, be and the same is hereby ordered in and along the 
following described sewer line: 


Main Line: 


Beginning at a proposed manhole 38+ LF North and 10+ LF West of the 
centerline intersection of Lower Huntington Road and Corline Street; thence 
North 1,510+ LF terminating at the point of outfall for this storm sewer 
system. 


LATERAL #1 


Beginning at a proposed manhole 10+ LF and 160+ LF West of the centerline 
intersection of Corline Street and Eileen Street; thence East 150+ LF 
terminating at a proposed manhole 10+ LF West and 10+ LF North of the 
centerline intersection of Corline Street and Eileen Street. 


LATERAL #2: 


Beginning at a proposed manhole 10+ LF North and 235+ LF West of the 
centerline intersection of Corline Street and Ardis Street; thence East 
225+ LF terminating at a proposed manhole 10+ LF North of and 10+ LF West 
of the centerline intersection of Corline Street and Ardis Street. 


LATERAL #3: 


Beginning at a proposed manhole 303+ LF North and 10+ LF West of the 
centerline intersection of Lower Huntington Road and Monterey Drive; thence 
North 710+ LF to a proposed manhole; thence West 480+ LF terminating at 
a proposed manhole 10+ LF North and 10+ LF West of the centerline 
intersection of Corline Street and Ardis Street. 


LATERAL #4: 
Beginning at a proposed structure 50+ LF North and 164+ LF West of the 
centerline intersection of Lower Huntington Road and Avalon Drive; thence 
East 25+ LF to a proposed structure; thence Southeasterly 30+ LF to a 
proposed structure; thence East 192+ LF to a proposed structure; thence 
South 46+ LF to an existing structure. 

Said sewers shall be 12", 18", 24", 42" and 48" in diameter. 

STREET LIGHTS: 

The Construction of an ornamental street system with underground wiring is deemed 

necessary for the general welfare and safety of the property owners on the 


following defined streets and such lighting is hereby ordered: 


Monterey Drive from the North right-of-way line of Lower Huntington Road 
to the North right-of-way line of Ardis Street. 


Corline Street from the North right-of-way line of Lower Huntington Road 
to the North Right-of-way line of Ardis Street. 
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STREETS: 

The improvement of the traveled portion of the public right-of-way be improved 
with concrete pavement and gutter for the convenience of the properties abutting 
said right-of-way more specifically defined as follows and such improvement 
is hereby ordered: 


Corline Street from the North right-of-way line of Lower Huntington Road 
to the South right-of-way line of Ardis Street. 


Eileen Street from its Western terminus to the West right-of-way line 
of Corline Street. 


Monterey Drive from the North right-of-way line of Lower Huntington Road 
to the South right-of-way line of Ardis Street. 


Avalon Drive from the North right-of-way line of Lower Huntington Road 
to its Northern terminus. 


Airline Drive from its Western terminus to the West right-of-way line 
of Premiere Drive. 


Ardis Street from its Western terminus to the East right-of-way line of 
Monterey Drive. 


SIDEWALKS: 


It is deemed necessary to provide public sidewalks on the North side of Eileen 
Street for the convenience of the property owners abutting the proposed sidewalk 
and such improvement is hereby ordered. 


And said improvements with all appurtenances, shall be constructed in accordance 
with the plans, profiles and specifications now on file in the Department of 
the Board of Public Works & Safety of said City. 


The cost of said Neighborhood Package Improvement project shall be paid and 
shared forty (40%) percent by the City of Fort Wayne and sixty (60%) percent 
by the benefited property owners, with the maximum assessment of Seven Thousand 
($7,000.00) Dollars for corner lots. 


The property holders share of said improvement shall be apportioned against 
and paid by the said property holders benefited by said improvements, all 
according to the method and manner provided for in the Acts of the General 
Assembly of the State of Indiana. Indiana Code Title 36-9-18-1 through 36-9-18-45 
and 36-9-21-1 through 36-9-21-18 effective 1 September 1981 and the provisions 
of all acts amendatory thereto and supplemental thereof. 


Assessments if deferred are to be paid in ten equal installments with interest 
at the rate of nine (9%) percent per annum as set by the Board of Public Works 
& Safety and shall be financed under Barrett Law as provided for in the 
above-entitled acts. 


All proceedings and any work done on said improvements, assessment of property, 
collection of assessments and issuance of Bonds, therefore, shall be as provided 
for in said above-entitled acts and all amendments thereto and supplemental 
thereof. 


ADOPTED AOS of June 1985. 
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. us 
which at least 51% is owned and controlled 


ss Ente se is a business of 


by minority group 
members. ("Minority" means Black, Hispanic, American Indian, 


Aslan, Pacific Islander, and Alaskan Native). - The minority 
owners must exercise actual day-to-day management, as well as 
actively participate in management and policy decisions affecting 
the business. The contribution of capital, equipment or er- 


tise made by the minority owners must be real, substantiated and 
documented.. : 


Women Business Enterprise (WBE) is a business of which 
at least 51% is owned and controlled by women. The women owners 


must excercise actual day-to-day management, as well as actively 
participate in management and policy decisions affecting the 
business. The contribution of capital, equipment or expertise 


made by the women owners must be real, substantiated and docu- 
mented. 


The contract for which this proposal/bid is prepared 
is governed by the MBE/WBE Ordinance. This form must be con- 
pleted in orđer to be responsive to this IFB/RFP. If the 
participation goal of 7% for MBE and 2% for WBE are not met or 
exceeded in your bid -or proposal, the reasons for this failure 
and reasonableness and good faith of efforts to meet this goal 
shall be evaluated in determining whether the bidder/offeror is 
responsible. : ; : 


i. A.list of possible MBE/WBE contractors/suppliers are on 
file in the Compliance Office, Room 800, City-County Building, 
for Contractor review. . - ; 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO THE MBE/WBE 
GOALS OF THE CITY FOR WORK DONE PURSUANT TO THIS CONTRACT: 


A. N/A The undersigned firm certifies thatit- ig an 


MBE/WBE Contractor (cross out inapplicable pro- 
vision). 


For MBE specify percentage of minority ownership 





- For WBE specify percentage of women ownership 





B. _Ñ/A The undersigned certifies that they are a joint 
venture in which the following (MBE/WBE) firm 
(cross out inapplicable provision) is 


a Joint venture partner. 


O.C. 2/85 A 
B.O W. Non-Fed 


D. 


Contractor 


By 
Its 


O.C. 2/85 


The MBE/WBE firm (cross out inapplicable pro- 


vision) shall have % participation (em- 
ployees) % participation (costs) in this 
project. 


Specify the percentage of minority/women ownership . 


in the MBE/WBE firm $. (cross out inappli- 
cable provision) 4 


The undersigned commits 7__% of the total bid price 
as a subcontract to minority business enterprise parti- 
cipation. The MBE firms which are proposed as subcon- 
tractors are the following: 


Name of Firm Address ~ Type of Work 
1. Copeland Trucking Co. Ft. Wayne, In. Trucking 
3. 


The undersigned commits _2 $ of the total bid price 
as a subcontract to women business enterprise participa- 


tion. The WBE firms which are proposed as subcontractors 
are the following: 


Name of Firm Address Type of Work 
],Statewide Trucking Co. Ft. Wayne, In. _ Trucking 
2. = 

3. 


Complete (1) and (2) below if participation goals 
of 7% MBE and 2% WBE have not been met. 


i. My Company cannot meet the participation 
goals for the following reasons: -. E 


O A IN 
AAA AA AAA o 
- - .. o - 


2. We have taken the following. steps in an 
attempt to comply with these participation 


goals: 
= JOE 
(attach additional sheets as necessary) 
JOHN DEHNER, INC. 








Contractor 


B.O.W. Non-Fed 


pe 
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l4. © em ; e e eme . 
The City's policy is to encourage a greater utilization of 
minority and/or female employees in City construction projects. 
The Board has, therefore, adopted a minimum goal of 17% of the 
total work hours on each project to be expended by minority 
and/or female employees. ("Minority" shall include: Blacks, 


Hispanic, Asian, Pacific Islander, American Indian or Alaskan 
Native.) : 


The bidder shall state in "A" below the percentage of total 
work hours which the bidder and his subcontractors will employ 
and utilize women and minority employees on this project. Ifa 
contract is awarded as a result of this bid, the percentage 
figure set forth in "A" shall become contractually binding on the 
bidder. The successful bidder will also be required to prepare 

reports for the City demonstrating compliance with this percen- __ 
tage and will allow city officials access to his records, 


facilities and work site and to those of his subcontractors to 
determine compliance. 


The bidder must fill in the required blanks in this clause in. 
order to be responsive to this IFB. If the bidder does not 
meet or exceed the hourly utilization goal of 17% minority/fe- 
male participation, the reasons”“for this failure and reason- 
ableness and good faith of efforts to meet this goal shall be 
evaluated to determine whether the bidder is responsible. - 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO MINORITY/FEMALE 
HOURLY UTILIZATION. F ES 


A. The undersigned firm certifies that it will employ 
and utilize minorities and females. and/or will ensure that its 
subcontractors employ and utilize minorities and females so 
that minorities and females will work at least 17% of the total 
hours worked on this project. 


B. Complete (1) and (2) below if the hourly utilization 


figure set forth in "A" is less than 17%. 


Le My Company and its subcontractors cannot meet 
the 17% minimum hourly utilization figure for the 
‘following reasons:- 


eR 
gg A 
“E 


€ a, > 


O.C. 2/85 fec 
B.O.W. Non-Fed 
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2. My Company has taken. the following steps in an attempt 
to comply with the 17% hourly utilization figure: 


—____ Q—_ o 
—__—_—__—_—_ _—_—___ nŘĂ—Nġ 
ee 


" (attach additional sheets if necessary) : 





Contractor JOHN DEHNER, INC. 
By 
Its 
15., e ed eva Wage Schedule Payments - suan 


to Indiana Code 5-16-7-]. All contractors and subcontractors 

working on the project awarded pursuant to this contract shall 

pay the prevailing wage rates for skilled, semi-skilled and 

unskilled laborers, workmen and mechanics. This wage determin- 
ation has been made in accordance with the procedures set forth 

in Indiana Code 5-16-7-1. This determination and the required 

wage rates are available for examination by any prospective 

bidder at The Board of Public Works and Safety, 9th Floor, 

City-County Building, Fort Wayne, Indiana. A 


If a bidder is awarded a contract as a result of this Invitation 
for Bids, he/she/it shall file a schedule of wages, on forms 
provided by the City of Fort Wayne, demonstrating compliance 
with the wage rate determination. The successful prime con- 
tractor shall be responsible for obtaining schedules from all 
subcontractors. All schedules shall be filed before the con- 
tractor commences any work on the project. . 


Penalties for failure to pay the prevailing wage rate are set 
forth in Indiana Code 5-16-7-3. z 


; 16. Site Orientation. A site orientation (will/will not) 
be conducted by the City Engineers. If such an orientation 
is conducted, it will be held on the day of 


19 
commencing at o'clock __.M. at the site of the project., ; Tr 


Regardless of whether a site orientation is conducted 
or not, bidders are required to visit the site of the work, 
and inform themselves fully of the conditions, under which the 
work will be performed. The bidders shall be responsible for all 
conditions that affect the work, including, but not limited to 
all sub-surface conditions. : 


O.C. 2/85 A E 8 
B.O.W. Non-Fed 


NON-COLLUSION AFFIDAVIT 


The Bidder, by its Officers yk : 
E JE ele E OS 


 _—_—_—_—_—_————————————————————————— 


agents or representatives present at the time of filing this bid, being duly 
sworn on their oaths, say that neither they nor any of them have in any way, 
directly or indirectly, entered into any arrangement or agreement with any 
other bidder, or with any public officer of such City of Fort Wayne, Indiana, 
whereby such affiant or affiants or either of them, has paid or is to pay to 
such other bidder or public officer any sum of money, or has given or is to 
give such bidder or public officer anything of value whatever or such affiant 
or affiants or either of them has not directly or indirectly, entered into 
any arrangement or agreement with any other bidder or bidders, which tends 
to or does lessen or destroy free competition in the letting of the contract 
sought for by the attached bids, that no inducement of any form or character 
other than that which appears upon the face of the bid will be suggested, 
offered, paid or delivered to any person whomsoever to influence the acceptance 
of the said bid or awarding of the contract, nor has this bidder any agreement. 
or understanding of any kind whatsoever, with any person whomsoever to pay, 
deliver to, or share with any other person in any way or manner, any of the 
proceeds of the contract sought by this bid. 











Subscribed and sworn to before me by Gregory Dehner, Vice-President of John Dehner, Inc. 
this 7thday of August A 533 


My Commision Expires: 





September 8, 1987 


Subscribed and sworn to before me by 
this day of > 198 E 





My Commission Expires: 
Notary Public 
Resident of County 
Jaionek 
Subscribed and sworn to before me by - 
this day of AI 








My Commission Expires: 





Notary Public 
Resident of County 
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TO BE ‘EXECUTED BY BIDDER and SURETY COMPANY BEFORE DEPOSITING BID: 
BIDDER(S) BOND 
KNOW ALL MEN by these presents: 
That, (KX) (WE,) : JOHN DEHNER, INC. as Principal 


and UNITED STATES FIDELITY AND GUARANTEE COMPANY 


and 





as sureties, are held and firmly bound unto the City of Fort Wayne, Indiana, 
in the sum of _ FIVE PERCENT OF THE TOTAL PROJECT BID ------------- 

($5% of Bid) Dollars, to be paid City of Fort Wayne, Indiana, or its 
successors or assigns, for the payment of which, well and truly made, we hereby 
bind ourselves, our heirs, successors, executors, and administrators, jointly 


and severally, firmly by these presents. 


Signed and sealed at Ft. Wayne, In. this day of August 7 > 1985 è 


The condition of this obligation is such that if the accompanying bid or pro- 
posal of JOHN DEHNER, INC. made this day to the City of Fort Wayne, 
State of Indiana, is accepted, and the Contract awarded to the above bidder, 
and the bidder shall, within ten (10) days after such award is made, enter 
into a contract with the City of Fort Wayne, State of Indiana, for the work 
bid upon, and give bond as required; then this obligation shall be null and 


void; otherwise, it shall remain in full force and effect. 
Signed at Fort Wayne, Indiana this the 7th day of August , 19885 . 


JOHN DEHNER, INC. UNITED STATES FIDELITY & GUARANTEE CO. 





Vic 
*If signed by an agent appropriate power 
of attorney shall be attached. 
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CERTIFIED COPY 
GENERAL POWER OF ATTORNEY 


Know all Men by these Presents: : 
That UNITED STATES FIDELITY AND GUARANTY COMPANY, a corporation organized and existing under the laws of the 


State of Maryland, and having its principal office at the City of Baltimore, in the State of Maryland. does hereby constitute and appoint 
Gerald A. Dahle, John J. Pikel, Donald T. Belbutowski, Leonard Shirley, 


Diane T. Green and Joanne Mignerey 


of the City of Fort Wayne ¿Stateof Indiana 
its true and lawful attorneyS in and for the State of Indiana 


for the following purposes, to wit: A 

To sign its name as surety to, and to execute, seal and acknowledge any and all bonds, and to respectively do and perform any and 
all acts and things set forth in the resolution of the Board of Directors of the said UNITED STATES FIDELITY AND GUARANTY 
COMPANY, a certified copy of which is hereto annexed and made a part of this Power of Attorney; and the said UNITED STATES 
FIDELITY AND GUARANTY COMPANY. through us, its Board of Directors, hereby ratifies and confirms all and whatsoeveiXOGGE 


anyone of the said Gerald A. Dahle and the said John J. Pikel and the 
said Donald T. Belbutowski and the said Leonard Shirley and the said 
Diane T. Green and the said Joanne Mignerey 


may lawfully do in the premises by virtue of these presents. ater 
In Witness Whereof, the said UNITED STATES FIDELITY AND GUARANTY COMPANY has caused this instrument to be 


sealed with its corporate seal, duly attested by the signatures of its Vice-President and Assistant Secretary, this end day of 
November : ,A.D.19 84 


UNITED STATES FIDELITY AND GUARANTY COMPANY. 
A. Nord Bjorke 


(Signed) Be A re eg Se hee, 
Vice-President. 
SEAL ; 
; ! (Signed) us liat Jack Su Mallinger. oo an. 
Assistant Secretary. 
STATE OF MARYLAND. l E 
BALTIMORE CITY, : 
On this end day of November SAD. 184 , before me personally came 
A. Nord Bjorke , Vice-President of the UNITED STATES FIDELITY AND GUARANTY 
COMPANY and Jack S. Mallinger . , Assistant Secretary of said Company, with both of 


whom I am personally acquainted, who being by me severally duly sworn, said that they, the said A. Nord Bjorke 

and Jack S. Mallinger were respectively the Vice-President and the Assistant Secretary of the said UNITED 
STATES FIDELITY AND GUARANTY COMPANY, the corporation described in and which executed the foregoing Power of Attorney; 
that they each knew the seal of said corporation; that the seal affixed to said Power of Attorney was such corporate seal, that it was 
so fixed by order of the Board of Directors of said corporation, and that they signed their names thereto by like order as Vice-President 


and Assistant Secretary. respectively, of the Company. 86 

My commission expires the first day in July, A. D. 19.57.. 

Margaret M. Hurst 
(SEAL) (Sipe yr ln aaa mas ato aa ees a EA eee sat 
Notary Public. 
STATE OF MARYLAND ] Ss 
BALTIMORE CITY, 

I, Saundra E. Banks » Clerk of the Circuit Court for Baltimore City, which Court is a 

Court of Record, and has a seal, do hereby certify that Margaret M. Hurst , Esquire, before 


whom the annexed affidavits were made, and who has thereto subscribed his name, was at the time of so doing a Notary Public of the 
State of Maryland, in and for the City of Baltimore, duly commissioned and sworn and authorized by Jaw to administer oaths and take 
acknowledgment, or proof of deeds to be recorded therein. I further certify that 1 am acquainted with the handwriting of the said 
Notary, and verily believe the signature to be his genuine signature. 


In Testimony Whereof, 1 hereto set my hand and affix the seal of the Circuit Court for Baltimore City, the same being a Court 
of Record, this end day of November ,A.D.198)4 


(SEAL) (Sioned) n oie eas Saundra E. Banks A hl ots E 
Clerk of the Circuit Court for Baltimore City. 
FS 3 (1-83) one 


usa 


CERTIFICATE IN LIEU OF FINANCIAL STATEMENT 


I, Gregory Behner , the 
A er rat A A BARRE EME ROSY AR OR RAL RENE IR SLE OE eT 
Vice-President » of John Dehner, Inc. 
Position Company 


hereby certify: 


l. That the Financial Statement of said company, dated the 3lst day of 
December 1984 _, now on file in the office of the Board of Public 
Works & Safety is by reference incorporated herein and made a part hereof, 
is a true and correct statement and accurately reflects the financial 
condition of said company as of the date hereof: 


2. That I am familiar with the books of said Company showing its (financial) 
condition and am authorized to make this certificate on its behalf. 






Dated: August 7, 1985 
Signature 


Vice-President 





Title 


es: 


ZES 


Subscribed and sworn to before me, a Notary Public, in and for said County 
and State this 7th day of August , 198 5 i 





otary Public char 
Resident of _Allen County 


My Commission Expires: 


September 8, 1987 
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'ROJECT NAME: CORLINE-MONTEREY NPI PROJECT (Storm Sewer) . : -—S1/2 


UNIT PRICE EXTENSION 
1,4114 LF % 


75+ LF 7442547! 


978+ LF 28, 342 fu, 


{ | : DESCRIPTION 


4 


=~ 42" Class III RCP Plain Joint 
` 42" Class IV RCP Plain Joint 
18" Class III RCP ; 


w \ 


y | 24" class III RCP asorar | 39.22 |, 18, 82546 
5 | 12" Class III RCP A e Eee Ts 
5 Std. CFW Type V-A Si EA” | 1,730.14 | + 8,65047¢ 
Std. CFW Type I-A Manhole (48") 4+ LF EOS E 
Std. CFW Type I-G Manhole 3+ EA 794.27 81 
Std. CFW Type I-C catch Basin 15+ EA 15,192 41: 


Std. CFW Type II-C Inlet 
Special Backfill 


2+ EA 629.85 
4,995+ CY 11.46 
#53-#73 Special Backfill 1007 CY 16.90 
Broadcast Seeding 6", 8", 10", 12" or 15"] 2,565+ se |  .37 | : 
Field tile replacement 250+ LF SL ie 2.87 TADO 
Lump Sum 5149.73 i Lh tS 

100+ SQ YD 15.40 ODO 
1,411+ LF - 98,770.þ0 


~J 
ala 


Oo 

NO 

me 
O 


) 
1 


NO 
a 

o 

O 


Concrete. Headwall 


OII [10 JN H» JO jY jV jN 


12" Deep Revetment Rip Rap 


Alternate Bid Prices- 


or se ES 


36" Class III RCP Plain Joint 


i; | 


Sub Total Storm Sewer ` 288,8267 


ee 
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>ROJECT NAME: CORLINE MONTEREY NPI Project (Sanitary Sewers) 


713 w 


; SI 

ERE EXTENSION 
3,3834 LF ee 
749+ LF ~ 14,478417 
4629460 
11+ EA 11,9874, 
34 EA ‘800467 
cx 16.90 ne PS ee 
1,378 CY -N 15,791488 
2,691+ SY ~ 1,9644,3 
500+ LF \ 5,755.00 


6+ EA 627.17 Y 3,763402 


. DESCRIPTION 


1. - 8" Sewer Pip 


. | 6” Sewer Pipe 


3 6" T or WYE Tapping Units 
4 | Std. CFW Type I-A Manhole 
5 Std. CFW Cleanout 

6 Special Backfill #53-73 
7 

8 

9 


pS 


Special Backfill B Borrow 
2" Seeding and Mulch 


field tile replacement 





ry 
A 
D 
o 
N 
» 
O 
N 
D 
= 
= 
D 
. 
o 
A 
e 
Q 
Ej 
n 
O 
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Sub Total Sanitary Sewer Construction Costs \ 125,458|07 
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‘PROJECT NAME:  CORLINE-MONTEREY NPI PROJECT (STEET LIGHTING) 


- §I/5 
pi ~~ vescnrron |r EXTENSION 
AAA ed REA ENE 
2 | 2/c#6 Copper Tray Cable in Trench & Conduit | 3,280: LF | 1.10 | > 360800 
CEA AAA A ET PN a 
OR ara O eee, Lae O e 
AE ASPE ANT E 
AER AAA sadia RES A ES 
Par a a 
AAA O dl eae oe Ma oe 
TAE EAS ON 
dol a ye eee eee AE a e 
A ea ee ae Peps Gece El 
ee ae ee A oe LARA 
pen ee Waal O ee ET ESE 
e A e O E AE 
AS O A E O Eo E 
LR E A A ES Gs Me ee 
Ue nec ck Cm © eer ee ea eee 
Ee ean i arnt aa Meare ae EA A 
SR ae eee ee o ie Pee ean” 
See, E eee ieee 


Sub-Total Bid Street Lighting . 16,296/21 


. ADA OD E \O450n510) DATE 
PROJECT NAME: ene Neighborhood Package Improvement 21 June 1985 SI/4- 


By > 
3 


DESCRIPTION UNIT PRICE : EXTENSION 


y. 
i 


T 





> | Common Excavacion | 5,200 cr] - 2.37] > 1232100 
AAA AA A E E naa 
3 | 6" concrete Pavement [13,3908 S| 15.46 | > 207,0910 
5 | 4" Standard sidewalk Y 22008 SP] 1.65 | 3 3,630J00 
6 | 6" Concrete Drive Approach |- 1o00 sx | 1806 | > a2, cu0]o0 
i a ee ae aa 
8 | 6 Subsurface Draimase L | e ] Tao 
eaw as ee 
A do e ee cd A o oan 
A ESE ES LONE E E 
p o AA ee OS EPR MO 
EE O TR a 
u | Seed, Motch 6 Fertitiver [asas] | > esoo 
15 | Removal of Structure and Obstrections | tmp sm | soa. | > aa 
A eee a OA Be 
A pea es A y es ee o a 
a e PS i ga ot ey 
AER oe cee ee AT a 
jd ee AA o eae Py JE 
ARE O E NA ey 
AAA ENEE E 
Ma a a eee 
AE REA ee al ee 
PEOLE o Ce e ee ek ee A 
A Sie ha OE cans CO PERA ES 
E AR el EE EN ee 
E o e ls A Oe ee E 
A a eee eee oe eer 
Se eae ee ee Dee | ey ee Ie 
iy Relea Pane en a (See A a 
Streets Sub Total Construction 
Engineering & Inspection 
E 


TOTAL ESTIMATED COST USING ALTERNATE BID 748,909|18 


Sy 


NEN mi LINk 


BASE BIDTotal Estimated Cost 
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PERFORMANCE BOND 


Approved by The American Institute of Architects 
A. |. A. Document No. A-311 (February 1970 Edition) 
BONDENUMBER ie. conse a e au es waren noe 





KNOW ALL MEN BY THESE PRESENTS: 
John Dehner, Inc. 








We aes E E S EA IA Yael A IN as Principal, 
hereinafter called Contractor, and UNITED STATES FIDELITY AND GUARANTY COMPANY, a corporation organized and existing under the laws 





of the State of Maryland, Baltimore, Maryland, as Surety, hereinafter called Surety, are held and firmly bound unto .ss.ssssssssssesssessssesosseesssessserose 
City of Fort Wayne, Board of Public Works & Safety 





for the payment whereof Contractor and Surety bind themselves, their heirs, executors, administrators, successors ie assigns, Sip and 
severally, firmly by these presents. 


85 
WHEREAS,, Contractor has by written agreement dated ......ccccscscscescsecesscsssessscseseseesseere 19......, entered into a contract with Owner for 


Resolution #753610 
Corline-Monterey Neighborhood Improvement Project 


(Here insert full name, title and address) 


O Meas ccd aN ast SE AE, E E E E O E AE , Which contract is by reference made a' part 
hereof, and is hereinaiter referred to as the Contract. 


NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that, if Contractor shall promptly and faithfully perform 
said Contract, then this obligation shall be null and void; otherwise it shall remain in full force and effect. 


The Surety hereby waives notice of any alteration or extension of time made by the Owner. 


Whenever Contractor shall be, and declared by Owner to be in default under the Contract, the Owner having performed Owner's obligations 
thereunder, the Surety may promptly remedy the default, or shall promptly 

(1) Complete the Contract in accordance with its terms and conditions, or 

(2) Obtain a bid or bids for completing the Contract in accordance with its terms and conditions, and upon Ce a by Surety of the low- 
est responsible bidder, or, if the Owner elects, upon determination by the Owner and the Surety jointly of the lowest responsible bidder, 
arrange for a contract between such bidder and Owner, and make available as Work progresses (even though there should be a.default or a 
succession of defaults under the contract or contracts of completion arranged under this paragraph) sufficient funds to pay the cost of 
completion less the balance of the contract price; but not exceeding, including other costs and damages for which the Surety may be liable 
hereunder, the amount set forth in the first paragraph hereof. The term “balance of the contract price,” as used in this paragraph, shall 
mean the total amount payable by Owner to Contractor under the Contract and any amendments thereto, less the amount properly paid by 
Owner to Contractor. 





Any suit under this bond must be instituted before the expiration of two (2) years from the date on which final payment under the 
Contract falls due. 


No right of action shall accrue on this bond to or for the use of any person or corporation other than the Owner named herein or 
the heirs, executors, administrators or successors of the Owner. 





Signed and sealed this.......... 15th. A RO NE 19 85 

In the pr : ‘ A et et E E DS i / 
REN EAS ig A A A ¿A (Seal) 
Principal 








EN E pao a T 








By L : 















UNITED STATES FIDELITY GUARANTY COMPANY 


tt e, 
Ballinonts Maryland 
GENE O 


v 





(A Stock Company) 
LABOR AND MATERIAL PAYMENT BOND 












Approved by The American Institute of Architects 
A. 1. A. Document No. A-311 (February 1970 Edition) 





KNOW ALL MEN BY THESE PRESENTS: BOND NUMBER 





E JONT OES O ae O chk tar E ns eee 


IR dee Oe Segara E Cs IU ONIS 0 0 as Principal, 
hereinafter called Principal, and UNITED STATES FIDELITY AND GUARANTY COMPANY, a corporation organized and existing under the laws 


of the State of Maryland, Baltimore, Maryland as Surety, herejnafter_called Surety, are_held and firmly bound unto 
Ci ky of Fort hk yne, Board of Public Works & Safety . 








oka tale , 


for the payment whereof Principal and Surety bind themselves, their heirs, executors, administrators, successors and assigns, jointly and 
severally, firmly by these presents. 


WHEREAS, Principal has by written agreement dated 8/12 s 19 85 entered into a contract with Owner for 
Resolution #753610 Corline-Monterey Neighborhood Improvement Project 










in accordance with drawings and specifications prepared by........ 




























A e dane OCW. aaa ei ace . which contract is by reference made a part 





NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that if the Principal shall promptly make payment to all 
claimants as hereinafter defined, for all labor and material used or reasonably required for use in the performance of the Contract, then this 
obligation shall be void; otherwise it shall remain in full force and effect, subject, however, to the following conditions: 


(1) A claimant is defined as one having a direct contract with the Principal or with a sub-contractor of the Principal for labor, matérial, 
or both, used or reasonably required for use in the performance of the contract, labor and material being construed to include that 
part of water, gas, power, light, heat, oil, gasoline, telephone service or rental of equipment directly applicable to the Contract. 


(2) The above-named Principal and Surety hereby jointly and severally agree with the Owner that every claimant as herein defined, who 
has not been paid in full before the expiration of a period of ninety (90) days after the date on which the last of such claimant's 
work or labor was done or performed, or materials were furnished by such claimant, may sue on this bond for the use of such 
claimant, prosecute the suit to final judgment for such sum or sums as may be justly due claimant, and have execution thereon. The 
Owner shall not be liable for the payment of any costs or expenses of any such suit. 


(3) No suit or action shall be commenced hereunder by any claimant, 

(a) Unless claimant, other than one having a direct contract with the Principal, shall have given written notice to any two of the 
following: The Principal, the Owner, or the Surety above named, within ninety (90) days after such claimant did or performed the 
last of the work or labor, or furnished the last of the materials for which said claim is made, stating with substantial accuracy 
the amount claimed and the name of the party to whom the materials were furnished, or for whom the work or labor was done or 
performed. Such notice shall be served by mailing the same by registered mail or certified mail, postage prepaid, in an envelope 
addressed to the Principal, Owner or Surety, at any place where an office is regularly maintained for the transaction af business, 
or served in any manner in which legal process may be served in the state in which the aforesaid project is located, save that 
such service need not be made by a public officer. 

(b) After the expiration of one (1) year following the date on which Principal ceased work on said Contract, it being understood, 
however, that if any limitation embodied in this bond is prohibited by any law controlling the construction hereof such limitation 
shall be deemed to be amended so as to be equal to the minimum period of limitation permitted by such law. 

(c) Other than in a state court of competent jurisdiction in and for the county or other political subdivision of the state in which the 
project, or any part thereof, is situated, or in the United States District Court for the district in which the project, or any part 
thereof, is situated, and not elsewhere. 


(4) The amount of this bond shall be reduced by and to the extent of any payment or payments made in good faith hereunder, inclusive 


of the payment by Surety of mechanics’ liens which may be filed of record against said improvement, whether or not claim for the 
amount of such lien be presented under and against this bond. 
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cd ITED STATESHD AND GUARANTY COMPANY 


AR MR Seal) 


eer A S ue ane a! . n . ms 


Signed and sealed this............. 15th. A Mere he Sure een dayloie ieee es August SSO am Aric eee ae e, AA ; 1985 
JOHN DEHNER, INC $ > 

o se Y A vane Ne Smee E 

By. ae £, Ale ¿Ace Sea 


Principal 


E CERTIFIED COPY 
GENERAL POWER OF ATTORNEY 


Cocccccecceccscsesessarsecsseeesecssseees 


Know all Men by these Presents: 
That UNITED STATES FIDELITY AND GUARANTY COMPANY, a corporation organized and existing under the laws of the 
State of Maryland, and having its principal office at the City of Baltimore, in the State of Maryland. does hereby constitute and appoint 


Gerald A. Dahle, John J. Pikel, Donald T., Belbutowski, Diane T, Green 
and Joanne Mignerey 


of the City of Fort Wayne .Stateof Indiana 
its true and lawful attorney S in and for the State of Indiana 


for the following purposes, to wit: 

To sign its name as surety to, and to execute, seal and acknowledge any and all bonds, and to respectively do and perform any and 
all acts and things set forth in the resolution of the Board of Directors of the said UNITED STATES FIDELITY AND GUARANTY 
COMPANY, a certified copy of which is hereto annexed and made a part of this Power of Attorney; and the said UNITED STATES 
FIDELITY AND GUARANTY COMPANY. through us, its Board of Directors, hereby ratifies and confirms all and whatsoeverxtWeXsmix 
anyone of the said Gerald A, Dahle and the said John J. Pikel and the 
said Donald T, Belbutowski and the said Diane T. Green and the said 


Joanne Mignerey 


may lawfully do in the premises by virtue of these presents. 


In Witness Whereof, the said UNITED STATES FIDELITY AND GUARANTY COMPANY has caused this instrument to be 


sealed with its corporate seal, duly attested by the signatures of its Vice-President and Assistant Secretary, this 26th ‘day of 
July ,A.D.1985 
UNITED STATES FIDELITY AND GUARANTY COMPANY. 


James D. Rector 


(Signed) BS A e Ee oa 
Vice-President. 
(SEAL) 
oO ee Jemes ERE Ad ie 
Assistant Secretary. 
STATE OF MARYLAND, 
ss: 
BALTIMORE CITY, 

On this 26th day of July , A. D. 19 85 before me personally came 
James D, Rector , Vice-President of the UNITED STATES FIDELITY AND GUARANTY 
COMPANY and James M, Carroll , Assistant Secretary of said Company, with both of 

ames D. Rector 


whom I am personally acquainted, who being by me severally duly sworn, said that they, the said 
and James M, Carroll were respectively the Vice-President and the Assistant Secretary of the said UNITED 


STATES FIDELITY AND GUARANTY COMPANY, the corporation described in and which executed the foregoing Power of Attorney; 
that they each knew the seal of said corporation; that the seal affixed to said Power of Attorney was such corporate seal, that it was 
so fixed by order of the Board of Directors of said corporation, and that they signed their names thereto by like order as Vice-President 
and Assistant Secretary, respectively, of the Company. 86 
My commission expires the first day in July, A. D. 19.7.7.. 


(SEAL) (STENCO) e SA e das contas odas fo aan telde ds soul 
Notary Public. 


STATE OF MARYLAND 
BALTIMORE CITY, 

L Saundra E, Banks $ Clerk of the Circuit Court for Baltimore City, which Court is a 
Court of Record, and has a seal, do hereby certify that Margaret M. urst , Esquire, beiore 
whom the annexed affidavits were made, and who has thereto subscribed his name, was at the time of so doing a Notary Public of the 
State of Maryland, in and for the City of Baltimore, duly commissioned and sworn and authorized by law to administer oaths and take 
acknowledgment, or proof of deeds to be recorded therein. I further certify that 1 am acquainted with the handwriting of the said 
Notary, and verily believe the signature to be his genuine signature. 


Sct. 


In o hereof, I hereto set my hand and affix the seal of the Circuit Court for Baltimore City, the same being a Court 
of Record, this th day of July , A.D. 1 
Saundra E, Banks 


(SEAL) (Sep) O E acai eth OA cito E 
Clerk of the Circuit Court for Baltimore City. 


FS 3 (1-83) enureo 
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BILL NO. S-85-09-05 


REPORT OF THE COMMITTEE ON CITY UTILITIES 


A A EA ee 


WE, YOUR COMMITTEE on CITY UTILITIES _ - | ` TO WHOM WAS 
REFERRED AN (ORDINANCE)  — (RESQLUDEON approving Contract for 
Res. is 6 copie Monterey Neighborhood Improvement Project, 
by the City of Fort Wayne by and through its Board of Públic Works 
and saketi aña John héhner, Ines for the construction of storm 
sewers, sanitary sewers, streets, street lights’ and sidewalks’ for 


the Corline-Monteray Project. 








HAVE* HAD SAID (ORDINANCE) (RESSXUFAOXS UNDER CONSIDERATION AND BEG 
LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 
(RESOBUREONK 








YES 


É 


THOMAS C. HENRY 
CHAIRMAN . 


JANET G. BRADBURY ' is Se oe 
(Ce CHAIRWOMAN (QC ee 


ee 
DONALD J. SCHMIDT 


JAMES S. STIER . 





AA A... Cre BRED 
j OF E a T E EEE E 
CONCURRED IN ve SANDRA E. KENNEDY 
CITY CLERK 








= ; ; Admn. Anpr. 4 
y OF ORDINANCE Contract for Corline-Monteray Neighborhood Improvement Project 


E A Ee i ees 
DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety Jodi COSAS 


a E 
i Eaa 


SYNOPSIS OF ORDINANCE Contract for Corline-Monteray Neighborhood Improvement Project 


È or- the in i itar ewe Storm Sewers, Street Lights, Streets € 








he Contractor. 





EFFECT OF PASSAGE Improvement of Corline-Monteray Neighborhood 


EFFECT OF NON-PASSAGE 


ee aaaea 
nnn 5 5 5 5 5 5 5 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) _ . $748, 909.18 


_ ee 


ASSIGNED TO COMMITTEE F 





TOs 





FROM: 


CITY WTTORNEY > $ Y H 
BOA vb, E 


David J. Wiester, Chairman 


APPROVED BY: 





DATE: September 4, 1985 





SUBJECT: Contract for Corline-Monteray Neighborhood Improvemen 
Resolution 75-36-10 





kkkkkkkkkkkkkkěkkkkkkkěkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkk 


FILE # ASSIGNED BY RECORDS LIBRARIAN 


kkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkk 


ACTION REQUESTED: Please prepare an ordinance to be introduced in City Council 
- on: September 10, 1985 


approving Contract for Corline-Monteray Neighborhood Improvement Project, 


Resolution 75-36-10, John Dehner, Inc., Contractor 








cc: CITY ATTORNEY 
DEPARTMENT 


